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BILL NO. S-78-09- 


/? 


SPECIAL ORDINANCE NO. 


s .xv-yf 


AN ORDINANCE approving a contract for 
Improvement Resolution No. 5804-1978, 
between the City of Fort Wayne, Indiana 
and Rieth-Riley Construction Co., Inc. 
for construction of sidewalks and curbs. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, 

INDIANA: 


SECTION 1. That a certain contract, dated August 16, 1978, between 

the City of Fort Wayne, Indiana, by and through its Mayor and the Board of 

Public Works, and Rieth-Riley Construction Co., Ind., for: 

improvement of sidewalks, curbs, alley approaches and 
catch basins on Third and Fourth Streets between 
Sherman Blvd. and Barthold St.; Andrew St. (west side 
only) between Fourth St. and Spring St.; High St. 

(south side only) between Sherman Blvd. and Barthold 
St.; Wefel St. from High St. north to alley; Barthold 
St. from High to Fourth St., (west side only between 
Third and Fourth Sts.) (Northwest Central Phase III) 


under Board of Public Works Improvement Resolution No. 5804-1978, at a 
total cost of $81,319.80, all as more particularly set forth in said con¬ 
tract which is on file in the office of the Board of Public Works and is 
by reference incorporated herein and made a part hereof, be and the same 
is in all things hereby ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force and effect 
from and after its passage and approval by the Mayor. 




approved as to form 

ANDp||LIIX 







Read the first time in full and on motion 




by pi /. seconded 


by 


Committee on 


and duly adoptec^read the second time by title and referred to the 


recomm ^iiidmiunjrand Publi c Hearing to be held after due legal notice, at 7he~Cffimcil Chambers, 
City-Ca wi i y Building rTori Wayney-Indiana, 
of . 


day 


Tre^rar- 


M. ,E.S.T. 


DATE: 


J/U/2Z 


CITY CLERK 


Read the third time in full and on motion by _ 


seconded by_ 




, and duly adopted, placed on its passage. 


PASSED (iaSS?) by the following vote: 
AYES 


TOTAL VOTES 

BURNS 

HINGA 

HUNTER 

MOSES 
NUCKOLS 
SCHMIDT, D. 

SCHMIDT. V. 

STIER 


NAYS 

75 


ABSTAINED 


ABSENT TO-WIT: 














TALARICO 

DATE: 






CITY CLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 

(ZO NING MAP) (GE NE RAL) - (AN N EXAT ION) (SPECIAL) (APP ROPRIAT ION) ORDINANCE 

o / (^ on the ri av 0 f . \ 9 l /^ 


(RESOLUTION) No v 


_day of 




ATTEST: (SEAL ] 


, 19j3? 




day of 


CITY CLERK PRESIDING OFFICER 

Presen^d by me to the Mayor of the City of Fort Wayne, Indiana, on the Q7 7-*>£ 
, 19_2^at the hour of_ //.'&o 'clock /^m-.e.s.t. 


Approved and signed by me this _ 
at the hour of_ _ 1 22_ o’clock_ 


CITY CLERK 
day of 




































































































S-78-09-19 


We, your Committee on 


REPORT OF THE COMMITTEE ON PUBLIC WORKS _ 

Public Works to w h om was referred an Ordinance 


Approving a contract for Improvement Resolutio.n No. 5804-1978, 
between the City of Fort Wayne, Indiana and Rieth-Riely Construction Co., 
Inc. for construction of sidewalks and curbs 


































66-/3/~// fa/ 

CITY PAID * 


7 $ 


SUBJECT TO COUNCILMANIC APPROVAL 
PRELIMINARY MEETING 
RATIFICATION 


CONTRACT 


made and entered into this 6 ^ Q f . 19 // 


by and between ! 


-;-—-RIETH-RILEY CONSTRUCTION CO.. INC.-- 

hereinafter called “Contractor” and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called “City,” under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled "An Act Concerning Municipal Corporations,” approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im¬ 
prove- Resolution No. 5804-1978: To improve sidewalk, curb, alley approaches, and 
catch basins on Third and Fourth Streets between Sherman Blvd. and Barthold St.; 
Andrew St. (west side only) between Fourth St. and Spring St.; Hi gh St. (south side 

only) between Sherman Blvd. and Barthold St.; Wefel St. from High St. north to alley; 

Barthold St. from High to Fourth, (west side only between Third and Fourth Sts.) 

(Northwest Central Phase III) 


by grading and paving the roadway to a width o f XXXXXXXXXXXX3Q ^ffl<S fflP Q0CXXXXXXXXXXXXXXXXXXX 

xxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxx xxxxxxxxxxxxmxxxx 

upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner and to the entire satisfaction of said City, in accordance with Improve¬ 


ment Resolution I 


attached hereto and by reference made a part hereof. 


At the following prices: 


Sidewalk Removal 

Three dollars and twenty-five cents per 
square yard 

3.25 

Concrete Sidewalk, 4” 

One dollar and fifty-five cents per 
square foot 

1.55 

Concrete Sidewalk, 6" 

One dollar and eighty cents per square 
foot 

1.80 

Curbface Walk 

One dollar and ninety cents per 
square foot 

1.90 

Curb Removal 

One dollar and sixty cents per 
lineal foot 

1.60 

Curb Type III 

Five dollars and eighty cents per 
lineal foot 

5.80 

Wingwalks - including 
ramps 

Two dollars and seventy-five cents 
per square foot 

2.75 

Concrete Removal 
(Drives) 

Four dollars and sixty cents per 
square yard 

4.60 

Concrete Drive Approach, 

6" 

Twenty-one dollars and no cents per 
square yard 

21.00 

Topsoil 

Sixteen dollars and no cents per ton 

16.00 

Sod - includes watering 
for 30 days 

Four dollar s and no cents per 
square yard 

4.00 

Excavation 

Ten dollars and no cents per 
cubic yard 

10.00 

9" Concrete Base for 
alley cutbacks 

Thirty-five dollars and no cents per 
square yard 

35.00 

Trees 

One hundred ninety dollars and no cents 
per each 

190.00 

Catch Basins (with steel 
bell) 

One thousand fifty dollars and no cents 
for each 

1,050.00 

Abandon Catch Basins 

Four hundred dollars and no cents 
for each 

400.00 

Tree Removal 

Two hundred dollars and no cents 
for each 

200.00 

TOTAL 

Eighty-one thousand three hundred 
nineteen dollars and eighty cents 

81,319.80 






















atter called "City," under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled "An Act Concerning Municipal Corporations,” approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im¬ 
prove- R es °I u *-ion No. ^ 804 - 1978 : To improve sidewalk, curb, alley approaches, and 
catch basins on Third and Fourth Streets between Sherman Blvd. and Barthold St.; 
Andrew St. (we st side only) between Fourt h St. and Spring St.; High St. (south side 
only) between Sherman Blvd. and Barthold St.; Wefel St. from High St. north to alley; 
Barthold St. from High to Fourth, (west side only between Third and Fourth Sts.) 

(Northwest Central Phase III) 


by grading and paving the roadway to a width 

XXXXXXXXXXXXXX3QCXXXXXXXXXXXXXXXXXXXXX}QQQQ0Q0CKXXXXXXXXXXXXmx mxmXKXXXXXXXXXX 

upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner and to the entire satisfaction of said City, in accordance with Iraprove- 

attached hereto and by reference made a part hereof. 

inent Resolution 1 


At the following prices: 


Sidewalk Removal 

Three dollars and twenty-five cents per 
square yard 

3-25 

Concrete Sidewalk, 4 " 

One dollar and fifty-five cents per 
square foot 

1-55 

Concrete Sidewalk, 6 " 

One dollar and eighty cents per square 
foot 

1.80 

Curbface Walk 

One dollar and ninety cents per 
square foot 

1.90 

Curb Removal 

One dollar and sixty cents per 
lineal foot 

1.60 

Curb Type III 

Five dollars and eighty cents per 
lineal foot 

5.80 

Wingwalks - including 
ramps 

Two dollars and seventy-five cents 
per square foot 

2.75 

Concrete Removal 
(Drives) 

Four dollars and sixty cents per 
square yard 

4.60 

Concrete Drive Approach,' 

6 " 

Twenty-one dollars and no cents per 
square yard 

21.00 

Topsoil 

Sixteen dollars and no cents per ton 

16.00 

Sod - includes watering 
for 30 days 

Four dollar s and no cents per 
square yard 

4.00 

Excavation 

Ten dollars and no cents per 
cubic yard 

10.00 

9 " Concrete Base for 
alley cutbacks 

Thirty-five dollars and no cents per 
square yard 

35-00 

Trees 

One hundred ninety dollars and no cents 
per each 

190.00 

Catch Basins (with steel 
bell) 

One thousand fifty dollars and no cents 
for each 

1,050.00 

Abandon Catch Basins 

Four hundred dollars and no cents 
for each 

4oo.oo 

Tree Removal 

Two hundred dollars and no cents 
for each 

200.00 

TOTAL 

Eighty-one thousand three hundred 
nineteen dollars and eighty cents 

81,319.80 


The Contractor will furnish immediately a certificate from the Industrial Board of 
the State of Indiana, that he has complied with Sections 5 , 68, 69 of the Workmen's 
Compensation Act, approved March l 4 , 1929 , in accordance with Section l 4 of the 
Compensation Act (Acts 1929 , page 5 ^+ 5 , being I.C. 22 - 3 - 2-1 et. seq.). 

A copy of General Ordinance No. G- 60 - 66 , concerning discriminating in employment 
under municipal contracts, is attached and incorporated herein by reference. 









The Contractor hereby expressly agrees to perform all the work in the prosecution of the above 
described improvement according to the terms and conditions of Improvement Resolution No..—5° 2.7—15* 
the plans, profiles, specifications and the contractor’s bid therefor on file in the office of the Department 
of Public Works of said City, which said resolution, profile, plans and specifications are made a part of 
this contract as fully and effectually as if copied herein at full length, (copies of which are attached 
hereto). > 

It is hereby agreed that no assignment of this contract shall be made without the written con¬ 
sent of the City; said Contractor hereby covenants and agrees that said improvement shall be finally 


and in all respects completed on or before..—°Y—~—_, 19.7—— and the Contractor agrees to pay and 

give to the City, as liquidated damages, the sum of $25.00 for each and every day after said 

_, 19_until said work is finally completed and ready for acceptance by the City. 

It being also understood that in event of any conflict between this contract and the specifications, that 
the former shall be considered to contain the intention of the parties hereto. 


It is further agreed by and between said parties, that the acceptance of the work provided for 
in this contract, or the payment therefor, for the whole or a part, shall not constitute a waiver on the 
part of the City of any of the provisions of the contract, nor shall it release said Contractor, or the 
sureties upon its bond for the faithful performance thereof, nor shall the acceptance be even prima facie 
evidence of the performance of any provisions of such contract except to the extent of entitling said 
Contractor to receive the price therefor. It is further understood that the failure of the City to exercise 
its right of inspection or rejection of material and work, or the exercise of such right shall not in any 
sense be considered an acceptance of any part of said work of material. 

The Contractor further contracts and agrees that in the prosecution of said work all proper 
skill and care will be exercised, that said party will properly and fully guard all excavations and 
dangerous places, and will use all due and proper precautions to prevent injury to any property, person 
and persons, what or whomsoever. That for and during the period of the making of such improvement, 
and the period for which the same is to be maintained and kept in repair by the Contractor, the City 
shall be saved harmless from any and all liability whatsoever growing out of any injury or damage to 
property or persons because of any neglect or fault of the said Contractor, its agents or employees, in 
the execution of this contract or any matter connected therewith or related thereto and to pay any 
judgment with costs which may be obtained against said City,growing out of any such injury or damage. 


To each of the conditions and stipulations in this contract, the undersigned bind themselves, their 
successors and assigns. 

hi. 


day 


IN WITNESS WHEREOF, we the foregoing named parties hereunto set our hands this..< 

/Wgusf- _„ wjgY 


Secretary 

•/* 


RIETH-I&LEY CONSTRUCTION Cft .; INC. 

BY: 


( / 2aJ.CL < 

Contractor, Party of 


the First Part. 





ItsT>oara of Public Works an< 


Secretary and Clerk 


and Mayor. 


*PEgOVED AS TO^PCfl^M AND LEGALITY 





















GENERAL ORDINANCE NO. G-60-66 


concerning discrimination in employment under municipal contracts 
and providing a penalty, as passed by the Common Council of the 
City of roTt Wayne, Indiana on May 10, 1966. 


SECTION 1. Every contract for or on behalf of the City of Fort Wayne for 
the construction, alteration or repair of any oublic building or public work or 
the performance of any other work or service shall contain provisions by which 
the contractor agrees as follows: 

(a) In the hiring of employees for the performance of work under this 
•contract or any subcontract hereunder, no cont.actor, subcontractor, nor any 

person acting on behalf of such contractor or subcontractor, shall discriminate 
because of race or color against any oerson who is qualified and available to 
perform the work to which the employment relates: 

(b) No contractor, subcontractor, nor any person on his behalf, shall in 
any manner discriminate against or intimidate any employee hired for the oerformanc 
of work under this contract on account of race or color: 

(c) There may be deducted from the amount payable to the contractor by the 
.City of Fort Wayne under this contract a penalty of ten dollars ($10.00) for each 
person for each calendar day during which such person was discriminated against 
or intimidated in violation of the provisions of this contract; and 

(d) This contract may be cancelled or terminated by the City of Fort Wayne, 
and all money due or to become due hereunder may be forfeited for a second or 

any subsequent violations of the terms and conditions of this contract as to 
discrimination on account of race or color. 


improvement Mesolntion 

FOR CURB AND SIDEWALK 


^ ' ^ 804-1978 . 

RESOLVED BY THE BOARD OF PUBLIC WORKS OF THE CITY OF FORT WAYNE, INDIANA, 

That it is deemed necessary to improv e sidewalk, cn rb^_aIle^ g . o ? ropc h es. and c«tch basins _ 

on Third nnd Fourth Streets between Sherman 31 vd. end Barthold St.; Andrew St. _ 

(west side only) between Fourth St. and Spring St.; High St. (south side only) betwe en 
Sherma n Plvd. end Barthold St.; Wefel St. from High St. north to alley; Barthold St. 
from Hig h to Fourth, (west side only between Third and Fourth Sts.) (Northwest Central 

Phase III) 


all in accordance -with the profile, detail-drawing and specifications on file in the office of the Department of 
Public Works of said City; and such improvement is now ordered. 


It is hereby found by said Board of Public Works that all benefits accruing hereunder 
will be to the general public of the City of Fort Wayne and that no special benefits 
will accrue to any property owner adjoining said improvement or otherwise assessable 
under said improvement. The cost of said improvement shall be paid by'Community 
Development and Planning. 


Adopted, this -—. - day of. 




BOARD OF PUBLIC WORKS: . 

































GUARANTY BOND 


i„lj 

Kmmt All £8rn fag OUyes? 3Ir?»rcts. That 

\ ; \ V\"' 

t RIETH-RILEY CONSTRUCTION COMPANY, INC.-(Vn trarfnr* 

■ ■ to <<L ; ;‘ : v / 

ps principal, and. 7,77Z.7.IZ T7 . ""T~ . 1T .—-1------— 

— UNITEO PAC IF IC INSURANCE COMPANY-.. surety 

are held and firmly bound to the City of Fort Wayne, Indiana, in the sum o f .-... ? J 2^?r . P . ^ .. Z?P^ A y D 
THRE E HUNDRED NINETEEN DOLLARS AND EIGHTY CENTS-- - 


- A 81,319.80 ) 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

The conditions of the above obligation are, that whereas the said ~ ~ ~ ~ ~ ~ , ~1.7 ,T.7.~ Z.T.7 

■,RIETH-RILEY CONSTRUCTION COMPANY, INC.-'- 


...day of— 


enter into a contract with the City of Fort Wayne to construct a 


Resolution No. 5804 - 1978 • 


Str^tffrPW i m P rove sidewalk, curb', alley- 


approaches, and catch basins on Third and Fourth Streets between Sherman Blvd;-; and 
B arthold St.: Andrew St. (west side only) between Fou r th St. and Spring St.;' frigh St 

("south side only) between Sherman Blvd. arid Barthold XTt.; Wefel St. from High St. 

north to alley; Barthold St. from High to Fourth (west side only between Third an d 

Fou rth Sts . ) (Northwest Central P has e I II) ----- 


^according to certain plans and specifications, and 


for a period of three years 

also warranting and guaranteeing the work/ material and condition of the pavement thereof as provided 


in aforesaid contract and specifications. Now if the said ~T . ~ . 7 

RIETH-RILEY CONSTRUCTION COMPANY, INC.. shal1 faithfully perform and fulfill a n the require¬ 

ments of said warranty and guaranty, and make all repairs required under said guarantee, and in the 
manner provided for, then this bond to be null and void, otherwise to be in full force and effect. 

WITNESS our hands and seals this- .FL¬ 
ATTEST: RIETH-RILEY CONSTRUCTION COMPANY, jgtfg I ) 

- --- 

i(SEAL) 


Secretary 


Approved this— 


/A 


...day of.. 


_day of-^Lj^L ^ ' 

I ETH-RILEY CONSTRUCTION COMPANY. T ) 

Y l __(SEAL) 

.-(SEAL) 

<. !pt ' 



_ 

'- 1 Board of Public 




Secretary and Clerk 




Pacific tnsuramce compamy 

By '^^-^-erruiA-er^CJ• /ch --- 


bob hard’ Ck Baumann 
Attorney-In tFact 























































if', 

to 




LIABILITY BOND 


tS.nxm AU £ltn bg SJjtat ^rweata. That we ---- T -- 

--RIETH-RILEY CONSTRUCTION CO., INC. 


as principal, ~ T ~- 

-;-UNITED PAC IFIC INSURANCE COMPANY- 


as surety, are held and firmly bound to the City of Fort Wayne, Indiana, in the sum nf EIGHTY-ONE 

THOUSAND THREE HUNDRED NINETEEN DOLLARS AND EIGHTY- CENTS- 0 ->-- • 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by th ese presents. 


-----—------- 81 , 319.83 

The conditions of the above obligation are such, t hat if the above named party of the first part shall 


faithfully comply with the foregoing contract made and entered into the. 


dayof-----, with the City of Fort Wayne, Indiana, and shall faithfully fulfill 

all the conditions and stipulations therein contained, except the warranty and guaranty of the pave¬ 
ment as to the workmanship, material and conditions for the period of three.(3)years, according to the 
true intent and meaning thereof in all respects, then this obligation to be void, otherwise to be and re¬ 
main in full force and virtue in law and in the even t the said City shall extend the time for the comple¬ 
tion of said work, such extension shall not in any way release the sureties on this bond. 


WITNESS our hands and seals this. 

ATTEST: 




...day of 


/f7/ ' 


RIETH-RILEY CONSTRUCTION CO., INC. {gpaf') 

BY: I cjp-AT,) 

Secretary >0 (/ /) ■ . , ' , 

/rss '■+- ITS: Q Ulc 


Approved this— 




—day 


of_ /?7P 


(£EAL) 

(SEAL)’ 



ATTEST: 


Secretary and Clerk 


COMPLETED IN STREET ENGINEERING DEPARTMENT 

July.2^, 1978 


U^ItflD^P.ACIFIC INSURANCE COMPANY 

■ xJiMc. JLu 


Leonard' C.’ Saumann 
A 110 rney-'l n - F a c t 











































xjKrmsr) pacific iisrsxjT^^.isroE company 

HOME OFFICE, TACOMA, WASHINSTON 


POWER OF ATTORNEY 

KNOW ALL MEN BY THESE PRESENTS, That the UNITED PACIFIC INSURANCE COMPANY, a corporation duly organized under the laws of the 
State of Washington, does hereby make, constitute and appoint j n n ,, , 

Leonard C. Baumann of Goshen, Indiana 


its true and lawful Attorney-in-fact, to make execute, seal and deliver for and on its behalf, and as its act and deed any and al 1 bonds and 

undertakings of Suretyship,_ 



This Power of Attorney is granted under and by authority of Section 37A of the By-Laws of UNITED PACIFIC INSURANCE 
COMPANY which provisions are now in full force and effect, reading as follows: 


SECTION 37A - ATTORNEYS-IN-FACT 

SECTION 1 The Board of Directors, the President, or any Vice-President or Assistant Vice-President shall have power and authority to- (a) aoooint 
Attorneys-m-fact and to authorize them to execute on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other 
writings obligatory in the nature thereof, and (b) to remove any such Attorney-in-fact at any time and revoke the power and authority given to him. 

SECTION 2. Attorneys-in-fact shall have power and authority, subject to the terms and limitations of the power of attorney issued to them to execute 
and deliver on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof 
The corporate seal is not necessary for the validity of any bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in 


• This power of attorney is signed and sealed by facsimile under and by authority of the following Resoluti 
UNITED PACIFIC INSURANCE COMPANY at a meeting held on the 26th day of October, 1971, at which a 
has not been amended or repealed: 


on adopted by the Board of Directors of 
i quorum was present, and said Resolution 


"Resolved, that the signatures of such directors and officers and the seal of the Company may be affixed to any such power of 
attorney or any certificate relating thereto by facsimile, and any such power of attorney or certificate bearing such facsimile 
signatures or facsimile seal shall be valid and binding upon the Company and any such power so executed and certified by 
facsimile signatures and facsimile seal shall be valid and binding upon the Company in the future with respect to any bond or 
undertaking to which it is attached." 

IN WITNESS WHEREOF, the UNITED PACIFIC INSURANCE COMPANY has caused these presents to be signed by fts^iU-President, and its corporate 
seal to be hereto affixed, this l 4 ~bh rlav of March 19 *78 

UNITED PACIFIC INSURANCE COMPANY 



P. D. Crossetta 


- , Assistant Secretary of the UNITED PACIFIC INSURANCE COMPANY do hereby certify that the 

and correct copy of a Power of Anoj^executed by said UNITED PACIFIC INSURANCE COMPANY, which is still in full 


IN WITNESS WHEREOF, I have hereunto sf 



8DU-1431 ED.2-72 


: Secretary 


















WAGE .SCA! F. 


^ .11 RE: 


o r HtfUC '.■■■/GloS 

*r sis'.?:* Cr 

? ?» JUL - v V373 


n't 


xron 


I 


S-SKILLED 
SS-SfKl SKILLED 
US-UNSKILLED 
IF- i NDUSTRIAL F U ND 
PW-PER wed; 


We, the ur»iersigned coisraittee, being appointed to prepare a schedule of the prevailing 
vajjes to be oaici in connection with, ALL CONSTRUCTION AND MAINTENANCE CONTRACTS AWARDED BY 
THE BOARD OF WORKS, CITY OF FT. WAYNE, INDIANA,DURING THE MONTHS OF JULY,AUG.AND SEPT. ,1978. 


in compliance with the provisions of CHAPTER $ 319 of the acts of the GENERAL ASSEMBLY of 
INDIANA, 1035, have established a schedule as hereinafter set forth for the following trades 
to- wit- 


































































JJD'2A- REGSSTI2, VOL <3, MO. 43—fRDAY, MARCH 10,1973 


NOTICES 101G0 




































PACE 



FEDCRAl REGISTER, VOL i, 3, NO. <3—FRIDAY, MARCH 10, 1073 


10170 





























FCDERAt 6ECISTSI, VOL. 43, NO. 40—?2!DAY, MA2CH 10, 1970 


10171 



































3 (Cor.Vd) 








1 Caa i fCc-*-*dV 


KtY 


W,: " 

av,:*7.. 

> Cos* i vCer.Vd; 

.01 V? to 30' 

1*1 jO^to^CO' 

4 8.75 
9.50 
10.50 

-■ ■ ' 


.25 

*25 

■ 




f'DSOAl KC1STC2, VOL -43, KO.«—fWDAY, MA2CH 10,1573 


10172 MOIiCES 






























cssa- sabs • bbbb csss 



























r:c:-s:es w... 


L2 


, POWER EQUIPMENT OPERATORS 2 of 3 


Crevp Is Air Compressors In Manifold with throttle valve; Asphalt Plant 
Engineer; Auto Crad- or similar type machine; Auto Patrol; Backhot on 
Tar-, type Tractor, 45 H.P. and over; Ballast Senator fR. R.); Blt- 
i—'.nsus Mixer; Bituminous Paver; Siu-.T4r.oua Plant Engineer; Bull Doacr; 
Caisson Drilling Machine; Cherry PicV.er - 15 ten or over; Chi? Spreader; 
Crntdete Mixer 11 eu. it. or over; Core prilling Machine; Crane or Derrick 
vi;h any attachment including clamshell, dragline, shovel, backhoc, etc.; 
Dredge Ergir.ccr; Dredge Operator; Drilling Machine on which the drill is 
ar. integral part; Earth Mover • rubber tired (paddle wheel, 619, 631, 

TB-Ib or similar type); Earth Mover, rubber tired - taneem (50 cents per 
fceur additional for each bawl); Elevating Crader; Pork lift (10 ton or 
ever); P.C.C. Formless Paver; Cradali; Cravcl processing Plant (portable); 

C; era tar of Guard Rail Post Oriver; lilghllft Shovel - 1-1/2 cu. yd. or 
ever; hoist (2 drums and over); Helicopter - Crew; Hydraulic Socm Truck;. 

Key*lent (Ski.-.mer Scoop); loader - self-propelled (Belt-chain Wheel): 
U;::-3t!ve Cpcrator; Mucking Machine; Panel Board Concrete Plant (Central • 
Mix type); raver*i!ethcrln;tan; Pile Driver - Skid or Crawler; Road Paving 
Mi>er; Sack Breaking Plant; Rock Crushing Plant (portable); Roller • 

Asphalt, Vaterbsund Macadam; Bituminous Macadam, Brick Surface; Roller with 
B.-rcr Blade; Root Rake, Tractor Mounted: Self-propelled Widened; Stum? 

Fee,..*er, Traccor Mauntcd; Surface Heater and Planer; Tandem Push Tractor 
(if cents per hour additional); Tractor - Boom, Wir.ch or Hoc Head; Tractor • 

■ Push; Tractor Mounted Spreader; Tree Mover; Trench Machine (over 24”); 

Tv; Beat Operator; Well Drilling Machine; Wir.ch Truck with A-Freme 

Ctf.p Ji Air Co-prcssor with throttle valve or Clever Brooks type com- 
liiatlo-i; Backfiller; Back Hoe on Farm type Tractor, under 45 H.P.; Bull 

’Heat; Cherry Picker under 15 tan; chip Spreader (so U-piope 1 led); Con- 
cr*tc ivp; Cenetetc Mesh Depressor - Independently operated; Concrete *i 
Spreader • power driven; Er.d loader under 1-1/2 cu. yd.; Excavating 
loader • portable; Finishing Machine and Bull Float; Cunitc Machine; Head 
Crcaser; Mechanic; Mesh er Steel Placer; Xultlplc Tamping Machine (R.R.); 
y.C.C. Concrete Belt Placer; Pull Crader’- power control; Refrigerating 
Machine - freesi.-.g operation; Boss Carrier; Shcepfcot Roller (self-pro¬ 
pelled); Tamper - Multiple Vibrating - Asphalt, Uatcrbound Macadam, 

31 luminous Macadam, Brick Surface; Trench Machine 2A" and under; Tpbe 
ujoal; Welder 


. Dp S10!f K 


(Cont’d) 


3 o L? 

similar type 
ess than 21 


Croup 3: Assistant Plant Engineer; Base Paver (Jersey e 
machine); Concrete finishing Machine; Concrete Mixer - 
cu, ft.; Curb Machine; Farm Tractor - including farm tr 

its except backhce ar.d including high lift end loaders ef J cu. . 
. :!ty or less; Fireman (on boiler); Moist (one drum); Cperator, . 

Roller'(Earth*and aeSl)?"*"* ^ 


yd. capacity er let 
5 pieces of minor c . 

ler (Earth and Sub-base material); Slurry Seal h 
Mi Tamper - Multiple Vibratin; - Earth ar.d Sub-basc material); 
ottlo Valve; Throttle Valve ar.d Fireman combination on horirontal o. 
upright boiler; Tractalrc with Drill; Tractor - 50 H.P. or over; Veil 
. .. ”' J - ' -o or sir-Uar type) 

r - Ciler; Autamatle Dry 
us Patching Tamper; aelt 
Spreader; Broom and Belt Machine; Chair Cate (self-propelled); Calettan 
Type Screen; Conveyor (portable); Deck Hand; Digger Pest Hale (power- 
driven); Fork Lift - under 10 ton; Fora Crader; Form Tamper (motor driven); 
Ccnerator; Crcaser Helper; Hcthcringien Driver; Hetherir.gton Helper; 

Hydra Seeder; Mechanics Heipcr; Mechanical Heater; Operator 1 thru 4 pcs. 
of minor equipment; Outboard or Inboard Motor Boat; Power Curing Spraying 
. Machine; Power Saw - Concrete (power driven); Pug Mill; Pull Brian (power 
type); Seaman Tiller; Straw Blower or Brush Mulehcr; Striping Machine, 

Paint (motor driven); Sub-grader; Traetaire; Tractor (below 50 H.?.}; «. 
Truck Crane Qilcr - Driver; Spreader; Voter Pump; Valding Machine - 2 


a«—rsiflAY. MAttCH 10. 197$ 


MI 01 












mmmm 


i or: 
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C?.CV? li Cha Ir.-.in; Construction laborer; Continuous steel rod or mat 
irstaUer; fence erector; Crade checker; Coord roll erector; Joint n 
(c’-rtjr, r.s s: t c 6 ell other types); b!r,hclng lnstellcr (permanent 4 
terporary); Llncr.m for automatic erode niker or paving machine; Kir 
erector; Kertar ran; Kalli-platc erector; Rip-rap loborcr, Incl. all 
t-'t trials; Read marking 4 delineation laborer; Rodman; Sandblaster r 
Settle.; 6 plaeir.; of all pre-stressed 4 precast e 
d or like enter! 


S;r»y!r.; of t;e* y. curing c 


taller; To? I 



alpha'll, toxic; Side rail setter - for sidewalks, side ditches, radii 
1 • avertents, etc.; Sl;n Installation, Including supporting structures; • 
Spreader box tender; Straw blower ran; Subsurface drain 4 culvert ?i?o 
lever; Transverse 4 longitudinal hand bull floac nun . ’ 1 

C.."J? 3i Korlsontal boring 4 Jacking man; JieWan 4 shcctman; Pipe 
grade esan; tfench 4 windlass operator 

Cr/.'.T 4; Conduit Installer; Cutting torch burner; Laacr beam aligner; 
Kinu.ll operated welder; Sewer pipe layer; Water line installer 



1 





Adams. Allen. Blackford. CcKalb, Huntlnjt 
Jay, Steuben, Wells. 4 Whitley Counties 

g i ll s. 


;:.*x 


noir 


^riT7?r.;.ressor (pressurlxlr? shafts, tunnels 4 divers); Air tugger; A.:o patrol; 
Seek filler; Backhoe; 3oon cat; Borin; machine; Bull dexer; Caisson drilling 
r.ichlnc; Cherry picker; Compactor (with doter blade); Concrete sixer (dual crw=) 
Concrete plant; Concrete pump; Crane with all actaehrerts; Crane - electric 
overhead; Derrick; Dual purpose truck (pitman type); Dicehtr; machine (15'' and 
• over); Dredge; Elevators (when hoisting material or cools); fork lift; formless 
p&vcr; Generator (power for welders or compressors); Cradall; 'del 1 copter; 
llerieoptor win-ch operator; High lift - front'end loader; Hoist; hoeesrtive and/a 
dinky engine; Keehsr.ic on Job sice; Mucking machine; Panel beard concrete 
plant; Pile driver; Push ca 


4 tractor; Scraper - rubber tired; 

_ _ __ _ __ - ross type; S.b base finish much!. _ 

(C.M.l. or similar); Tower crane; Tractor with backhoe (1/2 yrrd and over); 
Trench box - power driven; Tunnel shield; Welder (craft) 

SifH~.ll 

A (same truck; Botcher plant (automatic dry botch); gcndlrj rjchlne - Power 
driven; bituminous mixer; Bituminous paver; Bltu-ilrnut plant er;lfl-»r; Boatman; 

or over); Concrete spreader . power driven; Ditchirg machine (less than IJ’’); 


Pile driving and boilers; Cunite machine; Head greaser; Mechanic In she?; 

Kesh depressor - meal. placer; P..C.C. concrete belt placer; Seller - asphalt, 
Slone 4 sub base; Rotary drill; Shecpsfoo: roller - self-propelled; She? ouWj 
Spreader or base paver-self-propelled; Sub grader; Throttle valve with air • 
compressor or boiler; Tractor with backhoe (under 1/2 yard); Tractor - high 
lift - farm type; Tractor - industrial type; Tractor with winch; Wall points; 


r agitated; Plea plane; 


Ci' Ob'P TIT 

Air compressor (210 eu. ft. 4 over); Sit 
Concrete curing machine; Concrcco saw; D 
Torn grader; IlyJrohae.tcr; Jacks - liydraw 
operator 2,3,4, or i; Paving Joint each! 

Throttle valve; Track Jack - power drive 

'luMmpressor (less than 210 cu. ft.); Concrete talxer (under 21 eu. ft.); 
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H.v.l, 


ktv • 




$ 10.30 

.65 

.85 


■ .05 

9.00 

.65 

.85 


.05 

• 8.25 

. .65 

.85 


. .05 

7.25 

.55 

.85 

; 

.05 


H'" T Veehanle; asphalt plant; outop.radc; batch plant; benoto (retires 
iva erjlrcets); boiler A throttle valve; caisson rtf,s; central rcdlnix 

throttle; concrete breaker (truck rs-jnted); concrete conveyor; concrete 

tower; cranes, o’. 1; crone s, tower; derricks, all; derricks , travel ine t ; forfc- 
lil-.-Kll type; {e till ft - 10 t--s art!'over; hoists, one, two, end three drum; 
! <:•:>, r cue floor; h/dt.vil U hue a Stuck; locosutlvo , all; pile 

. a: • 11 r r typer; rock'd/lll («r 1 (.propelled); tnek drill’(true 
slll lc-fJ raver: straddle In;,lies; tractor with boor. A side V 
i. :' Ir.e; vlnth t r.ict>;$ 

■ Oiler; b 


ic, fro 


than 1 cu, yd.; engineer acting a 
•ir?e of crew; gtsder, elevat in-,; p,teaser engineer; stone 
hle-'Uit shcvels or ,'ter.t er.J loader; hoists, automatic; c 

- tracts 


drilling rjchir.es; hoists all cli 
;::rol; port hole clg;er; toilets, all; a 
• erwhett; tcjrrjpvll; winch trucks 
C-- 1 '* 11? Concrete oir.er (I bag A over); 
ts.clars, fats, A sirrllar type; air cempr 
to exceed a total el 3C3 ft,); air 
■ rr.-.ll cc-ipacr.s operator; forklift trucks 
exceed a total of 310 ft. ); pumpsv«U ?o; 
Vir.cios 1> olcccrie drill vir-cbcs 
C'-‘-rz IV ilea cere, wchjrrie.il ( l to 5); o: 


r single drum; n 


, Carroll, Ca;:, Clint 


Ilian. g 


WSSSSMm 


y10.95 
10.03 
8.60 


' ^ITTlrpressor (pressurtkins shafts, tunnels & divers); Air tu S jer; Auto patrol; 
Sack filler; EaeV.ho-.; Scorn cat; Boring rjehine; Bull icier; Caisson drilling 
tuchine: Cherry picker; Compactor (with deter blade); Concrete mixer (dual drum)} 
Con-rctc Dlar.f Concrete pump; Crane with all attachments} Crar.e - electric 
overhead; Derrick; C-aal purpose truck (p'tr.rn type); Ditching wchln. (la- and 
over); Dredp.c; Elevators (when hoisting m-sierial or tools); rota lift; Fcretuss 
• pavers Ce.nctalor (paver for welders or cc-.pres.rvrt); Cradall; lie! 1 coptor; 

Helicopter winch operator; High lift - front end leader; Holst;^loco«:sve aral/or 

pUnt; C piirdrivcr; ’pwsh n eiw Swop A crawet; Scraper - rubber tired; Spreader 
- tractor mounted.; Straddle carrier • ross type; Svb base finish machine 
(C.M.T. or similar); Tower crane; Tractor “ith backhse (1/2 yard and over); 

Trench box - power driven; Tunnel shield; Welder (c.-alc) ‘ 


Ml 


truck; Catcher plant (automatic 
driven; Bituminous Dixer; Bituminous pav 
Hull float; Ceii.pndlt*r or tai-j.er - «■’ l f -1 


'Drill 111.', ins chine; finish 
l’llc driving and boilers! 
lie-1, depressor . mesh placer; ^P.C.C, concr.t e ^belc ] 


■' Id-jj 


compressor - larcc over 150 combins cion - 


co 5 not 
.ins cion 
<1 co 3 not t 


In; machines to Lw^Ts) 


Spreader or. base paver-self. 

. compressor or boiler; Tract, 
lift - fa.-u type; Tractor - 

*7. ir 'compressor (210 eu. ft. & over); 


t. bull Heat; finishing whine; f 
I greaser; Kcchanle; 
belt placer; koller - asphalt, 
tier - seU-prcptlled; 
grader; Throttle valva with air . 
(under 1/2 yard): Tractor - high 


TinS,,.,,., (less ehats 2 


; Post hole digger; koller - earth; 


r (urJ.r 21 eu. ft.); 
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CrtxJorii, D-j3oJ«, Cihion, 
?;Ve, roey. Spences, 
ViRiotburj;., 6 tfsrrick C 




irraai truck crtvcr v 
truck crivix w 
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EQUAL OPPORTUNITY CLAUSE 


During the performance of this contract, the contractor agrees 
as follows: 

(1) The contractor will not discriminate against any employee 
or applicant for employment because of race, color, religion,.sex, 
or national origin. The contractor will take affirmative action 
to ensure that apolicants are employed, and that employees are 
treated during employment without regard to their race, color, 
religion, sex, or"national origin. Such action shall include, 
but not be limited to the following: Employment, upgrading, 
demotion, or transfer; recruitment or recruitment advertising; . 
layoff or termination; rates of pay or other forms of compensation; 
and selection for training, including apprenticeship. The contractor 
agrees to post in conspicuous places, available to employees and 
applicants for employment, notices to be provided setting forth the 
provisions of this nondiscrimination clause. 

(2) The contractor will, in all solicitations or advertisements 
for eraoloyees placed by or on behalf of the contractor, state that 
all qualified applicants will receive consideration for employment 
without regard to race, color, religion, sex, or national origin. 

(3) The contractor will send to each labor union or representative 
of workers with which he has a collective bargaining.agreement_or 
other contract or understanding, a notice to be provided advising 

the said labor union or workers’ representatives of the contractor’s 
commitments under this section, and shall post copies of the notice 
in conspicuous places available to employees and applicants for 
employment. 

(4) The contractor will comply with all provisions of Executive 
Order 11246 of September 24, 1965, and of the rules, regulations, 
and relevant orders of the Secretary of Labor. 

(5) The contractor will furnish all information and reports 
required by Executive Order 11246 of September 24, 1965, and by 
rules, regulations, and orders of the Secretary of Labor, or pursuant 
thereto, and will permit access to his books, records, and accounts 
by the administering agency and the Secretary of Labor for purposes 
of investigation to ascertain compliance with such rules, regulations, 
and orders. 

(6) In the event of the contractor's noncompliance with the 
nondiscrimination clauses of this contract or with any of the said 
rules, regulations, or orders, this contract, may be canceled, ter- . 
minated, or suspended in whole or in part and the contractor may 

be declared ineligible for further Government contracts or federally 
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assisted construction contracts in accordance with procedures ■ 
authorized in Executive Order 11246 of September 24, 1965 , and 
such other sanctions may be imposed and remedies invoked as 
provided in Executive Order 11246 of September 24, 1965, or by 
rule, regulation, or order of the Secretary of Labor, or as 
otherwise provided by lav/. 

(7) The contractor will include the portion of the sentence 
immediately preceding paragraph (1) and the provisions of para¬ 
graphs (1) through (7) in every subcontract or purchase order 
unless exempted by rules, regulations, or orders of the Secretary 
of Labor issued pursuant to section 204 of Executive Order 11246 
of September 24, 1965, so that such provisions will be binding ‘ 
upon each subcontractor or vendor. The contractor will take such 
action with respect to any subcontract or purchase order as the 
administering agency may direct as a means of enforcing such pro¬ 
visions, including sactions for noncompliance: PROVIDED, HOWEVER, 
That in the event a contractor becomes involved in, or is threatened 
with, litigation with a subcontractor or vendor as a result of 
such direction by the administering agency, the contractor may 
request the United States to enter into such litigation to protect 
the interests of the United States. 


I’lTLE OF ORDINANCE SPECIAL ORDINANCE - IMPROV. RES. NO. 5804-78. NW CENTRAL PH. Ill 


BOARD OF PUBLIC WORKS 


■2£z. af'/f- 


DEPARTMENT REQUESTING ORDINANCE 
SYNOPSIS OF ORDINANCE CONTRACT FOR IMPROVEMENT RESOLUTION NO. 5804-78. NORTHWEST CENTRAL 

PHASE III, THIRD & FOURTH STREETS BETWEEN SHERMAN & BARTHOLD: ANDREW .STREET ■('WEST SIDE 

ONLY) BETWEEN FOURTH & SPRING STREETS: HIGH STREET (SOUTH SIDE ONLY^ BETWEEN SHE R M AN- 

& BARTHOLD; WEFEL FROM HIGH NORTH TO ALLEY: BARTHOLD FROM HIGH TO. FOURTH (WEST SIDE-- 

_ ONLY BETWEEN THIRD & FOURTH STREETS). CONTRACTOR FOR THE PROJECT: RIETH-RILEY ___ 

CONSTRUCTION CO. . INC. IN THE AMOUNT OF $81.319.80 _;______ 


(CONTRACT ATTACHED) 


PRIOR APPROVAL ACQUIRED 


EFFECT OF PASSAGE CONSTRUCTION OF SIDEWALKS AND CURBS FOR THE ABOVE-DESCRIBED. AREA. 


EFFECT OF NON-PASSAGE INABILITY TO PROCEED 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURES, SAVINGS) $81. 81 Q .80 FROM C D & P 


ASSIGNED TO COMMITTEE 


















































